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SUBJECT: CONTRACTOR TDY ASSISTANCE AND EXPENDITURE 

APPROVAL 

REF: A. SINAI 2036, B. SINAI 2037 C. STATE 

270895 

1 . UNDERSTAND MR. KONTOS' APPROVAL, NOTED IN REF A, OF 

TDY ASSISTANCE, WHICH HE CONVEYED TO LAYNE AND PENDLETON 
DURING TEL AVIV MEETINGS OCTOBER 26 AND 27. ARRANGEMENTS 
FOR THIS ASSISTANCE HAVE BEEN PROCEEDING AS PLANNED. 

2. ESY GREENVILLE HAS BEEN RECRUITING NECESSARY MANPOWER 
SKILLS, OBTAINING PASSPORTS AND OTHER REQUIRED DOCUMENTA- 
TION THIS WEEK. TDY PERSONNEL SHOULD BEGIN LEAVING FOR 
SFM NOVEMBER 6 OR 7 WITH FULL COMPLEMENT EXPECTED BY 
NOVEMBER 10. SSM AND ESY GREENVILLE HAVE BEEN DISCUSSING 
THIS WEEK LIST OF TASKS PROPOSED TO BE PERFORMED BY TDY 
TEAM. AGREED LIST WILL BE FORWARDED SEPTEL FOR YOUR INFO 
AND COMMENT. 

3. PURSUANT TO ROBERTS' TELECON THIS DATE, SSM HAS AU- 

T ;ORIZED ADDITIONAL FOUR TDY PERSONNEL FOR 30 DAYS FOR 
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FENCE. REALIZING THIS IS SHORT OF EXPRESSED NEED IN SOME 
RESPECTS. IT REPRESENTS VIEW OF SSM THAT ESY ESTIMATES OF 
WORK APPEAR HIGH, AND TDY COST ESCALATION MUST BE CON- 
TROLLED. IN THIS REGARD, WE BELIEVE 20-FOOT SPACING BE- 
TWEEN FENCE STAKES ADEQUATE RATHER THAN 10 FEET RECOM- 
MENDED BY ESY. 

4. REQUEST CONTAINED REF B FOR CONCURRENCE IN PURCHASE 
OF LUMBER FOR GHANAIAN TENT HARDBACK IS APPROVED, IF 
TENTS ARE TO BE EMPLOYED FOR A LENGTHY PERIOD. IN 
FONECON WITH LANSKY (UN NY) ON THREE NOVEMBER, IT WAS 
LEARNED THAT GHANAIANS HAVE U.S.-FURNISHED PREFABS 
WHICH HE THOUGHT WOULD BE ERECTED FOR THIS PURPOSE. 
LANSKY INDICATED THAT HE WOULD CABLE UNEF CONCERNING UN 
SECURITY SUPPORT TO SFM AND THIS SUBJECT IN PARTICULAR. 
REQUEST FOR TECHNICAL ASSISTANCE CAN BE EXPECTED BY SFM 
IF PREFABS ARE TO BE ERECTED. 

5. WALLEN INTENDS TO BE ON-SITE DURING PERIOD NOVEMBER 
16 THROUGH 23 FOR ASSISTANCE WITH PERIMETER SECURITY AS 
WELL AS OTHER ENGINEERING MATTERS, AS NOTED REF C. 
ADDITIONAL DETAILS REGARDING PERIMETER SECURITY SYSTEM 
TO BE FORWARDED SEPTEL NOVEMBER EIGHT. KISSINGER 
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